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ACTION EA-10 

INFO OCT-01 ISO-OO EB-07 /018W 

085043 

R 180857Z APR 75 
FM AMEMBASSY SEOUL 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 9518 
AMEMBASSY SINGAPORE 
AMCONSUL HONG KONG 

UNCLAS SEOUL 2673 

E.O. 11652: N/A 
TAGS: ETRD, KS 

SUBJECT: MAJOR PROJECT - KOREAN PORT DEVELOPMENT, BUSAN AND 
MUKHO 

REF: A) SEOUL 6213, SEPTEMBER 19, 1974 
B) SEOUL 2137, APRIL 4, 1974 

1. INVITATION FOR TENDERS FOR GRAIN HANDLING INSTALLATION 
UNDER SUBJECT PROJECT HAS BEEN ANNOUNCED BY OFFICE OF SUPPLY, 
REPUBLIC OF KOREA (OSROK) ON BEHALF OF BUSAN PORT AUTHORTY (BPA) 
OF ROKG MINISTRY OF TRANSPORTATION (MOT). 

2. IN ANNOUNCEMENT, OSROK IS INVITING TENDERS FROM QUALIFIED 
COMPANIES FOR THE DESIGN, MANUFACTURE, SUPPLY, DELIVERY, 

AND ERECTION OF A GRAIN HANDLING INSTALLATION FOR PORT FACILITIES 
AT BUSAN PORT. ONLY TENDERS FOR COMPLETE DESIGN AND INSTALLA- 
TION WILL BE CONSIDERED AND TENDERS WILL BE REQUIRED TO SUBMIT 
QUALIFICATIONS DATE WHICH WILL INDICATE COMPETENCE IN DESIGN, 
MANUFACTURE, AND ERECTION OF SIMILAR FACILITIES. 

3. PROJECT (EST. VALUE DOL: 5 MILLION) WILL BE LET ON A 
"TURN-KEY BASIS" AND WILL CONSIT OF DESIGN, MANUFACTURE, SUPPLY, 
DELIVERY, AND ERECTION OF THE FOLLOWING EQUIPMENT AND FACILITIES: 

A) TWO TRAVELLING PNEUMATIC SHIP UNLOADERS, EACH WITH A RATED 
CAPACITY OF 400 TONS PER HOUR. 
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B) FORTY-FOUR REINFORCED CONCRETE STORAGE BINS WITH A STORAGE 
CAPACITY OF APPROXIMATELY 79,800 TONS INCLUDING TWENTY SEVEN 
STAR BINS. 

C) A MULTI STORY REINFORCED CONCRETE HEADHOUSE. 

D) ALL NECESSARY MECHANICAL EQUIPMENT, ELECTRICAL EQUIPMENT 
AND CONTROLS, AND MATERIAL HANDLING EQUIPMENT TO TRANSFER 
GRAIN FROM SHIP UNLOADER TO THE STORAGE FACILITIES, AND 

FROM THE STORAGE FACILITIES TO TRUCK, RAIL, AND BARGE TRANSPORT. 

E) CONSTRUCTION OF ALL NECESSARY UTILITIES, INCLUDING SEWER, 
WATER, AND ELECTRICAL DISTRIBUTION SYSTEMS. 

4. TIME SCHEDULE FOR TENDERS: 

A) DATE AND PLACE OF THE PRE-TENDER MEETING: 

DATE: 1400 HOURS, JUNE 18, 1975 

PLACE: BUSAN PORT AUTHORITY (BPA), 46-63, 3RD ST., DAECHANG 
DONG, DONG KU, BUSAN, KOREA 

B) TENDER DOCUMENTS INCLUDING DESIGN CRITERIA AND SPECIFICATIONS 
CAN BE OBTAINED AT THE ABOVE AUTHORITY AFTER MAY 15, 1975. 

C) DATE AND PLACE OF TENDER SUBMISSION: 

DATE: 14:00 HOURS, SEPTEMBER 2, 1975 
PLACE: OFFICE OF SUPPLY, SEOUL, KOREA 

5. THIS INVITATION FOR TENDER IS ONE OF A GROUP OF 5 MECHANICAL 
EQUIPMENT PROCUREMENT CONTRACTS TO BE LET UNDER DOLS 80 MILLION 
IBRD PORT DEVELOPMENT LOAN. REMAINING PROJECTED TENDERS FOR 
EQUIPMENT INCLUDE FOLLOWING: 

1) CONTAINER CRANES AND SPECIAL MECHACICAL EQUIPMENT (EST. 

VALUE DOLS 6 MILLION, TENTATIVELY SCHEDULED FOR TENDERS TO BE 
ANNOUNCED OCTOBER, 1975) 
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2) TWO COAL UNLOADERS AND TWO CRANES FOR SCRAP (EST VALUE 
DOLS 3 MILLION, TENTATIVELY SCHEDULED FOR TENDERS TO BE 
ANNOUNCED OCTOBER, 1975) 

3) COAL AND ORE STACKERS, RECLAIMERS, AND CONVEYORS (EST. 

VALUE DOLS 2 MILLION, TENTATIVELY SCHEDULED FOR TENDERS TO 
BE ANNOUNCED MAY 1976) 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 05 JUL 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 05 JUL 2006 


4) ROLL OFF/ROLL ON RAMP HEIGHT ADJUSTING EQUIPMENT (EST. 

VALUE DOLS POINT 5 MILLION, SCHEDULE NOT ESTABLISHED YET). 

6. AS EMBASSY SUGGESTED (REF B) IT IS POSSIBLE THAT FOR INITIAL 
TENDER, WHICH INCLUDES CONSTRUCTION WORK, BEST APPROACH MIGHT 
BE JOINT OFFER FROM U.S. SUPPLIER AND LOCAL CONSTRUCTION FIRM 
(SEE LIST PROVIDED REF B). CONTRACTS FOR DREDGING AND CONSTRUCTION 
OF THE COMPOSITE PIER AT BUSAN WHICH ARE THE LARGEST PORTION 
OF CIVIL WORKS HAVE BEEN ALREADY AWARDED TO KOREA DREDGING 
CORPORATION AND HYUNDAI CONSTRUCTION CO. OF KOREA RESPECTIVELY. 
ANY QUESTION WHICH MAY ARISE CONCERNING SUBJECT PROJECT SHOULD 
BE DIRECTED TO OFFICE OF U.S. CONSULTANT, LYON ASSOCIATES, INC., 

P.O. BOX559. KWANGHWAMOON, SEOUL, KOREA. 
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